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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 311297 
ORIGIN OC-06 

INFO OCT-01 AF-08 ISO-OO CCO-OO OCL-OO FBOE-OO SY-05 /020 R 

DRAFTED BY OC/PE-E/F:GLENGLEBRAKE:VBT 
APPROVED BY A/OC:WENAEHER 
OC/PE:CGSHAW 
A/OC/AF : RLOCHMILLER 
OC/L:WCARTER(SUBS) 

AF/EX:JBRYANT 

OC/S:LJCORRERI 

AF/EX:JBRYANT 

A/FB O : WMCCOLLOU GH A/SY/MO:AMMULV 

280047Z 004952/61 

P R 272217Z DEC 76 
FM SECSTATE WASHDC 
TO AMEMBASSY BANGUI PRIORITY 
INFO AMEMBASSY ACCRA 
AMEMBASSY MONROVIA 
AMEMBASSY KHARTOUM 

UNCLAS STATE 311297 

ACCRA FOR RCO, MONROVIA FOR ATO, KHARTOUM FOR RSO 

E.O. 11652: N/A 
TAGS: ACOM, ABLD, ASEC 
SUBJECT: NOB BANGUI CCC 
REF: BANGUI 2439 (NOTAL) 

1 . DEPARTMENT AGREES THAT WE SHOULD PROCEED AS OUTLINED 
PARA 3 REFTEL. 400 KG PER SQ. METER IS ACCEPTABLE FLOOR 
LOAD. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 311297 

2. ACCORDINGLY, VAULTED AREA SHOULD BE CONSTRUCTED AS 
FOLLOWS: 

A. REINFORCED EXISTING VAULT EXTERIOR WALLS AND FLOOR 
WITH 5/8-INCH STEEL RODS, FIVE INCH O.C.B.W. AND COVERED 
WITH FOUR INCHES CONCRETE. THE STEEL REINFORCING RODS ARE 
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TO BE ANCHORED TO THE CONTIGUOUS FLOOR, WALLS AND CEILING 
TO A MINIMUM DEPTH OF 3 INCHES. THE REINFORCING RODS ARE 
TO BE TIED (NOT WELDED) TOGETHER. THE COMPRESSIVE STRENGTH 
RATING OF THE CONCRETE MUST BE A MINIMUM OF 3,000 POUNDS 
PER SQUARE INCH. 

B. NEW EXTERIOR VAULT WALLS ARE TO BE CONSTRUCTED OF REIN- 
FORCED CONCRETE A MINIMUM OF 8 INCHES THICK. THE STEEL 
REINFORCING RODS ARE TO BE 5/8-INCH IN DIAMETER AND IN- 
STALLED 5 INCHES O.C.B.W. AND BE ANCHORED TO THE CONTIGU- 
OUS FLOOR, WALLS, AND CEILING TO A MINIMUM DEPTH OF 3 
INCHES. THE REINFORCING RODS ARE TO BE TIED (NOT WELDED) 
TOGETHER. THE COMPRESSIVE STRENGTH RATING OF THE CONCRETE 
MUST BE A MINIMUM OF 3,000 POUNDS PER SQUARE INCH. 

3. PLEASE FORWARD ITEMIZED COST ESTIMATE. 

ROBINSON 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 27 DEC 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE31 1297 

Document Source: CORE 

Document Unique ID: 00 

Drafter: E/F:GLENGLEBRAKE:VBT 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760473-0500 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19761212/aaaaajyu.tel 

Line Count: 79 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 77 BANGUI 2439 

Review Action: RELEASED, APPROVED 

Review Authority: morefirh 

Review Comment: n/a 

Review Content Flags: 

Review Date: 25 APR 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <25-Apr-2001 by chicheje>; APPROVED <04 JAN 2005 by morefirh> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: NOB BANGUI - CCC 

TAGS: ACOM, ABLD, ASEC 

To: BANGUI 

Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 
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